IMAGE  EVALUATION 
TEST  TARGET  (MT-S) 


^^ 


A 


Sf^ 


i- 


^   ^ 
^..H 


1.0 


I.I 


IM«|(28 

■  56 

m 


I 

IHi 


2.5 


;^  ^  iiiiiM 


L25  ■  1.4 


1.6 


11  ^ 


Hiotographic 

Sciences 

Corporation 


23  WEST  MAIN  STREET 

WEBSTER,  N.Y.  14580 

(716)  872-4503 


%:' 


? 

i 

1                   CIHM 

ICMH 

Microfiche 

Collection  de 

Series 

microfiches 

(l\/lonographs) 

(monographies) 

(6^^ 


Canadian  Institute  for  Historical  Microreproductions  /  Institut  Canadian  de  microreproductions  historiques 


1 


Technical  and  Bibliographic  Notes  /  Notes  techniques  et  bibliographiques 


The  Institute  has  attempted  to  obtain  the  best  original 
copy  available  for  filming.  Features  of  this  copy  which 
may  be  bibliographically  unique,  which  may  alter  any 
of  the  images  in  the  reproduction,  or  which  may 
significantly  change  the  usual  method  of  filming,  are 
checked  below. 


□  Coloured  covers/ 
Couverture  de  couleur 


D 
D 

n 


Covers  damaged/ 
Couverture  endommagte 

Covers  restored  and/or  laminated/ 
Couverture  restauree  et/ou  pelliculee 

Cover  title  missing/ 

Le  titre  de  couverture  manque 

Coloured  maps/ 

Caites  geographiques  en  couleur 

Coloured  ink  (i.e.  other  than  blue  or  black)/ 
Encre  de  couleur  (i.e.  autre  que  bleue  ou  noire) 

Coloured  plates  and/or  illustrations/ 
Planches  et/ou  illustrations  en  couleur 

Bound  with  other  material/ 
Relie  avec  d'autres  documents 

Tight  binding  may  cause  shadows  or  distortion 
along  interior  margin/ 

La  reliure  serree  peut  causer  de  I'ombre  ou  de  la 
distorsion  le  long  de  la  marge  interieure 


□  Blank  leaves  added  during  restoration  may  appear 
within  the  text.  Whenever  possible,  these  have 
been  omitted  from  filming/ 
II  se  peut  que  certaines  pages  blanches  ajout^es 
lors  d'une  restauration  apparaissent  dans  le  texte, 
mais,  lorsque  cela  etait  possible,  ces  pages  n'ont 
pas  ete  f  ilmees. 


L'Institut  a  microfilm^  le  meilleur  exemplaire  qu'il 
lui  a  eti  possible  de  se  procurer.   Les  details  de  cet 
exemplaire  qui  sont  peut-€tre  uniques  du  point  dff  vue 
bibliographjque,  qui  peuvent  modifier  une  image 
reproduite.  ou  qui  peuvent  exiger  tsrvj  modification 
dans  la  methode  normale  de  f  ilmage  sont  indiques 
ci-dessous. 

□  Coloured  pages/ 
Pages  de  couleur 

□  Pages  damaged/ 
Pdges  endommagees 

□  Pages  restored  and/or  laminated/ 
Pages  restaurees  et/ou  pelliculies 

0  Pages  discoloured,  stained  or  foxed/ 
Pages  decolorees,  tachetees  ou  piquees 

□  Pages  detached/ 
Pages  detachees 

0Showthrough/ 
Transparence 

□  Quality  of  print  varies/ 
Qualite  inegale  de  I'imp.ession 

□  Continuous  pagination/ 
Pagination  continue 

□  Includes  index(es)/ 
Comprend  un  (des)  index 

Title  on  header  taken  from:/ 
Le  titre  de  I'en-tete  provient: 

□  Title  page  of  issue/ 
Pi 


Page  de  titre  de  la  livraison 

iption  of  issue/ 

tre  de  depart  de  la  livraison 

asthead/ 
Generique  (periodiques)  de  la  livraison 


□  Caption  of  issue/ 
Ti 

I        I  Masthead/ 


n 


Additional  comments:/ 
Commentaires  supplemsntaires: 


This  Item  is  filmed  at  the  reduction  ratio  checked  below/ 

Ce  document  est  filme  au  taux  de  reduction  indique  ci-dessous. 

10X  14X  18X 


22X 


:6x 


jt);j 


y 


T  T- 


12X 


16X 


20X 


24  X 


28X 


n 


32  X 


lu'il 
cet 
dn  vue 

e 
tion 

les 


The  copy  filmed  here  has  been  reproduced  thanks 
to  the  generosity  of: 

National  Library  of  Canada 


The  images  appearing  here  are  the  best  quality 
possible  considering  the  condition  and  legibility 
of  the  original  copy  and  in  keeping  with  the 
filming  contract  specifications. 


Original  copies  in  printed  paper  covers  are  filmed 
beginning  with  the  front  cover  and  ending  on 
the  last  page  with  a  printed  or  illustrated  impres- 
sion, or  the  back  cover  when  appropriate.  All 
other  original  copies  are  filmed  beginning  on  the 
first  page  with  a  printed  or  illustrated  impres- 
sion, and  ending  on  the  last  page  with  a  printed 
Or  illustrated  impression. 


The  iast  recorded  frame  on  each  microfiche 
shall  contain  the  symbol  —^-(meaning  "CON- 
TINUED"), or  the  symbol  V  (meaning  "END"), 
whichever  applies. 

Maps,  plates,  charts,  etc.,  may  be  filmed  at 
different  reduction  ratios.  Those  too  large  to  be 
entirely  included  in  one  exposure  are  filmed 
beginning  in  the  upper  left  hand  corner,  left  to 
right  and  top  to  bottom,  as  many  frames  as 
required.  The  following  diagrams  illustrate  the 
method: 


L'exemplaire  film6  fut  reproduit  grdce  d  la 
gdndiosit^  de: 

Bibliothdque  nationale  du  Canada 


Les  images  suivantes  ont  6t6  reproduites  avec  le 
plus  grand  soin,  compte  tenu  de  la  condition  et 
de  la  nettet6  de  l'exemplaire  film6,  et  en 
conformit6  avec  les  conditions  du  contrat  de 
filmage. 

Les  exemplaires  originaux  dont  la  couverture  en 
papier  est  imprimde  sont  film6s  en  commenpant 
par  le  premier  plat  et  en  tarminant  soit  par  la 
dernidre  page  qui  comporte  une  empreinte 
d'impression  ou  d'illustration,  soit  par  le  second 
plat,  selon  le  cas.  Tous  les  autres  exemplaires 
originaux  sont  film6s  en  commenpant  par  la 
premidre  page  qui  comporte  une  empreinte 
d'impression  ou  d'illustration  et  en  terminant  par 
la  dernidre  page  qui  comporte  une  telle 
empreinte. 

Un  des  symboles  suivants  apparaitra  sur  la 
dernidre  image  de  cheque  microfiche,  selon  le 
cas:  le  symbole  — ^  signifie  "A  SUIVRE",  le 
symbo!e  V  signifie  "FIN". 

Les  cartes,  planches,  tableaux,  etc.,  peuvent  §tre 
filmds  d  des  taux  de  reduction  diff6rents. 
Lorsque  le  document  est  trop  grand  pour  Stre 
reproduit  en  un  seul  clich6,  il  est  filmd  d  partir 
de  I'angle  sup6rieur  gauche,  de  gauche  d  droite. 
et  de  haut  en  bas,  en  prenant  le  nombre 
d'images  ndcessaire.  Les  diagrammes  suivants 
illustrent  la  m6thode. 


- 
32  X 


1 

2 

3 

4 

5 

6 

NORTH  SHORE  RAILWAY. 


FLTJHER  SUl'l'LEMENTAL  REPORT 

OF   THE 

CHIEF  ENGINEER 

UPON  THE  LOCATION  OF  THE  LINE  WITHIN  AND  NEAR 
THE  Crj'Y  OF  QUEl'.EC. 

OFFICE  OF  THE  ENGINEER  IN  CHIEF, 

Quebec,  Ait  gust  ISth,  1874. 
Mr.  President, 

At  the  last  monthly  meetinjv  of  the  Board  of  Directors, 
held  on  the  9th  July,  I  had  the  honor  of  submitting  for 
the  consideration  of  the  Board,  maps  and  profiles  of  diffe- 
rent lines  examined  within  and  near  the  City  of  Quebec, 
and  of  recommending  the  adoption  of  +lie  line  passing 
through  Prince  Edward  street,  and  in  die  rear  of  the 
General  Hospital  ;  thence  through  the  open  country,  to 
an  intersection  with  the  original  location  at  a  point  desig- 
Jiated  by  the  letter  "  G-  "  upon  said  maps. 

In   recommending  the   line   through   Prince    Edward 
street,  and  in  the  rear  of  the  General  Hospital,  it  was  assu- 
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mod  that  the  engine  house  and  work  shops  ol"  the  Com- 
pany would  be  constructed  upon  the  ]ik)ck  designated 
upon  the  maps  by  the  letter  "  C,  "  situated  between  Aniu' 
and  Crown  streets  ;  and  extending  from  Prince  Edward 
street  back  to  the  Kiver  St.  Charles.  Also,  that  a  line  con- 
structed in  the  rear  of  the  Generalllospital  grounds, 
although  involving  greater  cost  of  construction,  would 
damage  that  property  considerably  less  than  the  con- 
struction of  a  line  directly  through  the  grounds  in  front  of 
the  Hospital. 

It  was  also  assumed,  with  reference  to  the  entire  line 
then  recommended,  "  that  the  right  of  way  can  be  procured 
upon  this  hue  at  relatively  as  reasonable  rates  as  it  can  be 
procured  upon  either  of  the  other  lines;  and  also  that  the 
Municipal  Authorities  of  the  City  of  Quebec  and  St.  Sauveur 
will  grant  the  free  right  to  occupy  the  public  streets  along 
or  across  which  the  Railway  is  to  pass." 

Since  the  report  above  referred  to  was  submitted,  it  has 
been  ascertained  that  the  block  marked  "  C,"  cannot  be 
procured  for  work  shops  and  other  purposes,  at  a  reason- 
able expense  to  the  Company ;  and  also,  that  the  authorities 
of  the  General  Hospital  would  oppose,  by  every  means  at 
their  command,  the  construction  of  the  road  along  the  river, 
in  the  rear  of  the  Hospital  grounds;  while  on  the  contrary, 
they  would  afford  every  facility  in  their  power  for  its  con- 
struction in  front  of  the  Hospital. 

It  has  also  been  ascertained  that  the  City  Council  of 
Quebec  would  probably  grant  to  the  Railway  Companv 
sufficient  ground  in  Talace  Harbor,  which  in  connection 
with  a  portion  of  the  adjoining  grounds  lying  between  the 
harbor  and  St.  Dominique  street,  will  enable  the  C( 
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mediate  vicinity  of  the  terminus  of  the  roud  at  .St.  VaixVs 
Market,  an  arranj^ement  which  nill  in  every  way,  be  far 
preferable  to  the  location  upon  Block  "  C." 

Inasmuch,  therefore,  as  the  principal  reasons,  or  assump- 
tions, which  induced  the  Board  to  adopt  the  line  through 
Prince  Edward  street,  seem  to  have  disappeared,  or  rather 
to  have  had  no  foundation  in  fact,  I  would  respectfully  re- 
commend that  the  location  of  this  portion  of  the  line  be 
changed,  so  as  to  conform  to  the  line  through  Commissioners 
street,  as  designated  upon  the  accompanying  "map  of  llie 
line  within  the  City  of  Quebec";  and  that  a  copy  of  this 
map  be  laid  before  the  City  Council  for  its  approval,  in 
place  of  the  one  submitted  to  the  Board  of  Directors  at  its 
last  monthly  meeting. 

The  principal  reasons,  other  than  those  already  mention- 
ed, for  recommending  the  above  change  in  location,  may 
be  briefly  stated  as  follows  : 

1st.  The  line  will  be  much  more  a  ct  than  the  line 
through  Prince  Edward  street. 

2nd.  It  is  believed  that  the  cost  of  right  of  way,  together 
■with  the  damages  to  the  adjoining  property,  will  be  much 
less  than  upon  the  line  through  Prince  Edward  street. 

3rd.  Assuming  that  th(>  work  shops  are  to  be  located  in 
the  vicinity  of  the  terminal  station,  at  Palace  Harbor,  the 
grounds  required  therefor  will  occupy  much  less  of  the 
harbor  than  they  would  if  the  line  passed  through  Prince 
Edward  street. 

4th.  By  crossing  Craig  street  (leading  to  the  Dorchester 
bridge,  over  the  St.  Charles  River),  on  the  line  of  Commis- 
sioners street,  instead  of  Prince  Edward  streot,  we  give  the 
immense  travel  which  passes  over  that  bridge,  an  oppor- 
tunity of  separating,  and  following  Prince  Edward  street 
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'"  "'"■"  '^'"-='i""  '■.■om  Cruig  .street  a.,d  th  , 

;."'^'-'>  of  bei,,,.  all  com  ,e„e,   to  e  „I  t ;    T™'  ^'"•■'■' 
'■"«  of  Prince  Edward  strent     I  ''"■">'  "»  ""= 

'■•avelon  market  days  av-r.,!       ,  ,"""        "'"""^  ">"*""« 
'%.  passing  i„    ,,„„,   direcL,.         ,  ■'■*''''^  ""■ 

veadily  be  .een  that  great  uocln-"        "  "''"   ""-"■'^'■''■■^ 
*o  fi-eq„ent  accident:    vo    17  '  "'  """  "^ "»''"% 

-M..a.eoftrai.;t":;:,-:^^^^^^^ 

II  the  Board  shonld  decide  at  i* 
adopt  the  location  from  St    Paul    ll  TT  "°^""='  *» 
missioners  street,  as  above  r  "''  ""'°"8*  Com- 

«»"s  of  the  citj-'ofQ  ;—,:"••"■ '" ''"  ---'y 

"end  that  the  ,„estio„  of  Wt      ^  r™'^  -com- 
through  the  Municipality  of  St    s  ""''  '"•"'''• 

»■'«'  *e  next  monthly 'mecltTftrB"^  f?'™^" 
reason,  that  there  is  -i  oL,-        ^  ■^°^'*^'   ^^^  the 

obtained,  with  reference  to  theVlL  '™  '"^  ''^'^» 

way  upon  each  ronte.  "  "°"  "f  ">«  "Sht  of 

The  two  lines  above  referred  t„  l 
"Pon  the  accompanying  "Mapofth    r"       '"  "^'""^''''l 

ofQnebec,  westward  thro„!I  St  s""  '™"  ""''  ^'^ 
"  A  &  B  •■  respectively.  "'""  '     '"'<i  marked 

Line  "  A  "  is  a  prolongation  ^r  ,u    ^ 
Commis,,ioners  street  to  a,  Tt     "'".''^"S"'"  "ne  through 
located  in  IST-  attn      .^  ""«-««ot,o„  with  the  line  as 

Line  "  B  "  r     .  "^        ''"''"°'^''  •'^  *«  letter  "  C  • 
street  so  as  to  form  an  inter  eclnt'  '""  "'•  ««- 
«'"h  tl>o  line  adopted  by  t  "  .       , "  '"""'  "'"■'"^<'  "  »•  " 
"oeting,  and  which  connect    w-tT,    1-  "'  '"'  """"^ 

■'«  point  designated    ;;,:;":.  ^^'°'"'^"'^'' 
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My  own  host  judgment  is,  that  line  "  A  "  is  the  proper 
one  for  the  Board  to  adopt,  for  the  reason  that,  in  connec- 
tion with  the  line  through  Commissioners  street,  it   forms 
nearly  an  air  line  from  the  depot  grounds  at  Palace  Harbor 
to  the  open  country  beyond  the  City.  Whereas  Line  "  13  '' 
IS  somewhat  longer,  and  has  two  quite  objectionable  curves 
But    before    adopting   this   line   I  would   respectfully 
suggest  that  the  Municipality  of  St.  Sauveur  be  requested  to 
open  a  wide  street  or  avenue,  for  the  accommodation  of 
the  Railway  and  the  adjoining  property;  in  return  for 
which,  the  Railway  Company  might  very  properly  agree 
to  establish  a  way  station  at  some  convenient  point  foi^the 
accommodation  of  this  growing  Municipality. 

I  would  also  suggest,  that  in  view  of  the  great  impor- 
tance  of  this  Railway  to  the  future  interests  of  the  City  of 
Quebec,  the  same  policy  might  with  equal  propriety  be 
instituted  by  the  City  Authorities,  with  reference  to  Com- 
missioners street,  both  by  enlarging  its  width ;  and  by 
opening  and  extending  it  eastward  from  its  present  ter- 
minus (between  Church  and  Dalhousie  streets)  to  an  inter- 
section w.Uh  either  Grant,     -  Dominique  street. 

If  the  above  suggestions  ccald  be  carried  out  on  the  part 
of  the  Municipalities  of  Quebec  and  St.  Sauveur,  an  en- 
trance would  be  provided  for  the  Railway  into  the  City 
which  would  be  highly  creditable  to  all  parties  concerned' 
and  at  the  same  time,  the  Company  would  be  saved  from 
the  payment  of  exhorbitant  damages,  which,  in  justice 
ought  to  be  borne  by  the  owners  of  adjoining  property,  the 
most  of  which  will  be  so  largely  benefitted  by  the  con- 
struction  and  operation  of  the  Railway. 

With  the  view  of  ascertaining  the  best  terras  upon  which 
the  right  of  way  can  be  purchased  upon  either  or  both  of 
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the  lines  throuo-h  St.  Sauveur,  I  would  respoctfully  sug- 
gest, that  the  Board  refer  the  matter  to  a  select  committer, 
with  power  to  present  the  subject  to  the  proper  authorities  ;' 
and  also  to  employ  one  or  more  competent  i^ppraisers,  who 
shall  prepare  a  reliable  estimate  of  the  cost  of  the  right  of 
way  preparatory  to  the  final  action  of  the  Board. 

n  would  also  be  well  for  the  Board  to  become  fully  ad- 
vised as  to  the  extent  of  the  liability  of  the  Railway  Com- 
pany, to  pay  damages  to  the  owners  of  property  frontin- 
streets,  through  which  the  line  may  pass  ;  as  upon  this 
question  will  depend  the  expediency  of  locating-  the  line, 
either  in  the  center,  or  upon  one  side  of  the  street. 

Being  entirely  ignorant  of  the  law  in  such  matters,  I 
have  drawn  the  line  as  near  as  may  be  throuuh  the  center 
of  Commissioners  street,  instead  of  upon  one^side,  as  was 
(lone  m  the  case  of  Prince  Edward  street. 

For  convenient  reference,  and  to  avoid  confusion,  I  have 
prepared  three  maps  to  accompany  this  report,  as  follows  : 

1.  "  Map  of  the  line  in  the  vicinity  of  Quebec.  Scale,  400 
feet  to  the  inch,"  which  shows  the  center  line  as  herein 
recommended  for  location,  through  Commissioners  street 
to  the  westerly  limits  of  the  city,  and  thence  the  two  routes 
above  referred  to,  up  to  their  intersection  with  the  line  as 
adopted  by  the  Board,  in  1872. 

2nd.  "  Map  of  the  line  within  the  City  of  Quebec.  Scale, 
100  feet  to  1  inch,"  upon  which  is  delineated  that  portion 
of  the  line  now  recommended  for  location  from  St.  Paul's 
Market,  through  Commissioners  street,  to  the  city  limits. 
Upon  this  map  is  also  designated  in  "  green,"  the  area  of 
land  that  will  be  required  for  depot,  work  shops,  engine 
house,  and  siding  purposes  at  the  eastern  terminus  of  the 
Railway :  together  with  the  width  of  the  right  vi  way,  that 


t 
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van  be  required  throagl,  ,he  iuterveninn.  properly  botue.u 
these  grounds,  and  the  outran.-,  of  th.  line  info  Connnis- 
sioners  street. 

3rd.  "  Map  of  the  li.ie  from  the  Citv  of  Quebec,  west- 
ward througl,  St.  «auveur.  Scak^  100  It.  to  I  inch,  -  upon 
which  1.S  shown  the  alternaiive  line.s,  marked  ''  A  and  JJ  ' 
ivspectively.  and  also  the  width  of  right  ol  w.,-  nHiuiro.I 
upon  each,  up  to  their  intersection  at  poinl.s  C  and  G,  • 
with  the  line  as  located  in  1872. 

The  locations  of  lots  contiguous  to  th..  line,  and  the 
location  and  character  of  buildings  that  will  he  interfered 
with,  have  also  been  delineated  upon  the  two  last  men- 
tioned maps,  so  far  as  it  can  be  done  from  our  present 
surveys. 

Respectfully  sulnnitted, 

Silas  Sevmouk, 

T    ,,    ^,  Engineer  in  Chief. 

•'■  13.  Rexaud,  Esq , 

Vice-rresident  of  the 

North  Shore  Railway  Company, 

Quebec. 


